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BILL NO. S-87-06-OG | 


SPECIAL ORDINANCE NO. 





AN ORDINANCE approving the Contract | 
for Res. 6091-87 - Drexel Avenue | 
from Anthony to Alexander, NIP | 
Bond Issue, Phase I, between Tomco | 
Construction Company, Inc., and | 
the City of Fort Wayne, Indiana, | 
in connection with the Board of | 
Public Works and Safety. | 


NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL | 
OF THE CITY OF FORT WAYNE, INDIANA: 
SECTION 1. That the Contract for Res. 6091-87 - Drexel © 
Avenue from Anthony to Alexander, NIP Bond Issue, Phase I, by 
and between Tomco Construction Company, Inc., and the City of | 
Fort Wayne, Indiana, in connection with the Board of Public Works 
and Safety, for: 
improvement of the following: 
Drexel Avenue from the east curb 
line of South Anthony Blvd. to 
the west curb line of Alexander 


Street by replacing partial curbs 
and drive approaches; 





the Contract price is Twenty-Five Thousand Five Hundred Sixty-Nine 
and 60/100 Dollars ($25,569.60), all as more particularly set 
forth in said Contract, which is on file in the Office of the 


Board of Public Works and Safety and, is by reference incorporated 





herein, made a part hereof, and is hereby in all things ratified, 
confirmed and approved. Two (2) copies of said Contract are | 
on file with the Office of the City Clerk and made available | 
for public inspection, according to law. if | 

SECTION 2. That this Ordinance shall be të full -force . | 


and effect from and after its passage and any and all necessary | 


approval by the Mayor. 


foe | 
, | 


uncilmember 


APPROVED AS TO FORM | 
AND LEGALITY 





erger, City Attorney 








Sie 









full and noti at i 











seconce second tin: 
BV AES (and the CX: 
DE SO 50 held after 
due lega i ad A am ity=Ccounty Building, Fort Vlavr 
Indiana, ën , the day of 
\ penile, r at - R Mar E. 
DATE: D AT TOEA 








DLYNCITY ETËRK 


to 





Lë KENNE 









. A 
Read ‘the H Sar ee full and on motion bys CI Lee +o 
seconded by ( , and duly adopted, placed on its 


passage. PASSED (EOST) Dy the tollowing vote: 
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Së. aE 


KENNEDY, CITY CLERK 








SANDRA ine 
Passed and adopted by the Common Council Of the City o£ Fort... 

Wayne, Indiana, as (ANNEXATION) (APPROPRIATION) — (GENERAL) 

(SPECIAL) (ZONING-MAP) ORDINANCE I Na 5 















on the AA CË day of 
pan Ree: re KT 
ATHESTS 


SANDRA Es a CIETY TERK | ) j PRESIDING 


Presented by me to the aes Of. th Kit 
el rb Z 


day of 
s FA Ge 


at the hour of 


ort Wayne, Indiana, 


on the ; 19 ‘ie 


r 





otclock -f 








SANDRA E. KENNEDY, CITY LERK 


Approved and signed by me this Pi aa of Kiuna r 
. 7 g U 
19 E , at the hour of 7 — o'clock A ME.S.T. 


në is : ) 


NIN MOSES, JR., MAYOR 






PO AI 
À Admn. Anpr. E 
TITLE OF ORDINANCE, PË for Res. 6091-87, Drexel Ave. from Anthony 
DEPARTMENT REQUESTING ORDINANCE BOard of Public Works & Safety 
SYNOPSIS OF ORDINANCE The Contract for Res. 6091-87, NIP Bond Issue, Phase I, 


is necessary to improve the folloving: Drexel Avenue from the 








east curb line of South Anthony Blvd. to the vest curb line of 





Alexander Street by replacing partial curbs and drive approaches. 





Tomco Construction Co., Inc. is the Contractor. 





EFFECT OF PASSAGE Improvement of curbs and drive approaches at above 
E E ee re ot 


ee SSS 
- oer CC $€ Ooo EE 


EFFECT OF NON-PASSAGE 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $25,569.60 


ASSIGNED TO COMMITTEE 


sree I  — ———————— 


IMPROVEMENT RESOLUTION 





NO. 6091-87 


NIP BOND ISSUE PHASE I 





RESOLVED BY THE BOARD OF PUBLIC WORKS AND SAFETY OF THE CITY OF 
FORT WAYNE, INDIANA, 


That it is deemed necessary to improve: 


Drexel Avenue from the east curb line of South Anthony Blvd. to 
the west curb line of Alexander Street by replacing partial 
curbs and drive approaches. 


All in accordance with the specifications on file in the office 
of the Department of Public Works and Safety of said City; and 
such improvement is now ordered. 


It is hereby found by said Board of Public Works and Safety that 
all benefits accruing hereunder will be to the general public of 
the City of Fort Wayne and that no special benefits will accrue 
to any property owner adjoining said improvement or otherwise 


assessable under said improvement. The cost of said improvement 
shall be paid 100% by the City of Fort Wayne. 


fn 
Adopted, this : day of Pë a= T9 VG : 


BOARD OF PUBLIC WORKS & SAFETY 


4 


Ka, RAUZ — 


ATTEST: Allens Suakinisis 


Secretary and Clerk 





BID TAB DATE: 5-27-87 1 BIDDER: 1 BIDDER: i BIDDER: BIDDER: i BIDDER: i 


as Se acs toe hte erie mn beu ke i 1 ‘ i i i 


PROJ: DREXEL AVE. FROM ANTHONY TO ALEXANDER RES. Nd: 2091-87 ITOMCO CONST. CO. IGAINES CONST.CO. IHIPSKIND CONCRETE ISPEARS-DEHNER, INC.  GRELTH-RILEY CONST. CO.: 
4 ' 











i 
i 


ITEN; ITEM HQUANTITYSUNITSUNIT COST; ANKOGNI UNIT COST) AMOUNT ‘UNIT COST! AMOUNT — {UNIT COST! AMOUNT {UNIT COST: AMOUNT ‘UNIT COST! AMOUNT ' 
ND. 1 i i Na 14) ti 18) Danit 3 cael ($) EA R ($) dt ($) VAUT ck ($) ! 


' 1 , 1 
i i ' i 
1 
i 












ge 








3080.00 i 2.65! 3264,80: 4.00; 920.001 2701 3326.40 ' 


I ' ' 
i i i ' 


9.09 i 7650.00 i 12.001 10200.00 | 


I N i 
i 


1. iCurb Removal 2.00 : 2464.00 | 2.50 


ba 1 i i ' ' i i , 
i U i i b i i i 


2. iNew Curb Type 11-8 













19.00 


9500.00 i 9.001 7650.00 | 10.09: 8500.00 


I 1 
i i 





i 1 
i i i 
4 
i 










3. iConcrete Removal 





3.10 








1457.00 | 4,00 NT 1880.00! 4.25 1 1997.50 1 4,00} 1880.00! 4.00; 1880.00: 
+ 1 I 








1 i , 
i i i i 


364,00 | 2.50 | 900.001 2.151 774,00} 2901 828.001: 2,501 900.00 1 





A, (Mew Conc. Sidewalk k Yardwalk 4" 








5. iNew Wingwalks & Ramps b" 


' 


6. ‘New Private Drive Approaches 6 i 


' 1 
i ' 


7. INeu Alley Approaches B" i 





4317.60! a50: 67B0.00 } 2.25 6102.00} 2.60: 7051.20! 2.50! 6780.00! 


1 i i i 1 
i i i i i i i i 


840,00 23,001 920.001 20.001 800.001 23.59 i 940.00 i 25.00 i 1000.00 1 















2040.00 | 25.001 2425.00 i 30.00: 2550.00 1 26.501 2252.50} 32.00: 2720.00 | 


! 
i i 4 i i 
1 
i 


B. iBackfill Behind Curbs 







280.00 | 0.011 0.40 1 12.90 


480.00 1 6.40 1 16.00 1 12.001 480.091 













$. Last Adjusted to Grade 


10. ‘Catch Basin Type 1-C 


225.00 = 


300.00 | 5.001 30.00 1 160.00 i 960.09 5.00 | 30.00 


180.90 | 1080.09 1 










1500.00 . 


120,00 1 1750.00 1 1750.60 





1 1685.00! 1685.00 





1180.00! 1180.90 1 1500.00 } 1500.09 







11. iAsohalt Patching 









1.004 


“170,00! 0.01! 9.5 


' 850.001 0251 212,50 









2. ibp Soil 
' i 
i i 


1: 8.00 5 


7 RO 4 350.00 | 0.01 i 0.35 


420.00 1 1.99 35.09 








3. ifine Grade, Seed & Mulch i 567 


1.00 1 567.00 i 2.001 1134.60 


i 3.10 1 1757.70 
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‘ 
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i TOTAL: $569.60 1 TOTAL: $26,258.25 | TOTAL: $28,950.30 i TOTAL: $28,760.90 


i% over 0.90214 aver Q.00%!% over 0.0021 over 0.0011 over 
VA under 15,684:4 under 14,44).11, under 5.672:% under 6.2971% under 





TOTAL: 





NOTICE OF AWARD 


TO: TOMCO CONST ACO; 





1034 Oakland St. 





Ft. Wayne, IN 46808 





PROJECT DESCRIPTION Res. 6091-87:- Drezel Avenue from Anthony to 
e e N E E 


Alexander - Funded NIP Bond Issue Phase I 


The OWNER has considered the BID submitted by you for the above-describeé 
WORK, in response to its advertisement for bids dated 





You are hereby notified that yourBID has been accepted for items in the 
amount of $ 257569 .60 si 


You are required to furnish Contractor's Performance and Guaranty Bond, 
Payment Bond and Certificate of Insurance vithin ten (10) calendar 
days from the date of this Notice to you. 


If you fail to execute said Agreement and to furnish said bonds within 
ten (10) days from the datë of this Notice, said OWNER will be entitled 
to consider all your rights arising out of the OWNER'S acceptance of 
your BID as abandoned and as a forfeiture of your BID BOND. The OWNER 
will be entitled to such other rights as may be granted by law. 


You are required to return an acknowledged copy of this NOTICE OF 
AWARD to the OWNER. 


Dated his i Sra dave of Je y 1987. 


ONNER 
CITY OF FORT NAYNE, MAYOR City of Fort Nayne 


COMPLIANCE 


ACCEPTANCE OF NOTICE 





Receipt of the above NOTICE OF ANARD 
is hereby acknowledged by 





version 1: 5/1/85 
BID 


PROJ : DREXEL AVE. FROM ANTHONY TO ALEXANDER 











contractor: 10MED COI 


RES. NO: 

ITEM | ITEM | QUANTITY|UNIT|UNIT COST] 
NO. | l i ($) | 

1. Curb Removal 1232 |L.F. E 
Sj ne a ae ae a 
2. |New Curb Type II-B | 850 |L.F. | i 
| E eae 
3. |Concrete Removal | 470 |S.Y.| | 
EE a | | a 
4. |New Conc. Sidewalk & Yardwalk 4" | 360 |S.F.|. | 
5 ir Wi lks & R 6" i 2712 i I 

e ev ngwalks amps S.F. 
i ene See | E aaae 
6. |New Private Drive Approaches 6" | 40 |S.Y.| | 
7. |New Alley Approaches 8" | 85 IS-Y.i | 
| . | | Ak 
8. lBackfill Behind Curbs ` | 40 |TON | | 
| TES E 
9. bese Adjusted to Grade | 6 les | onë | 
0. |Catch Basi e I-c 
a | n TYP $ = i 15 02.00 
11. |Asphalt Patching | 850 |L.F. | | 
ae | a] PEA 
e 

12 ee oi i oe ed 
13. jFine Grade, Seed £ Mulch ‘| 567 ISY.I 3 | 
| | E ee 

TOTAL: 


SHEET 1 OF 1 


SIRUCHION CO., INC. 


6091-87 


AMOUNT 
($) 


ZULU oo 


@ Zoo. od 
EJS 220 


Bhy. 20 


4237,40 


SY, cd 
2040.02 


2 BO.59 


309,020 
}S20.006 
1702.22 


350-00 


S&a. od 


25 5l, L? 


Note: Contractor will be paid on measured quantities only at unit price bid 


f 


In submitting this bid, it is understood, that the right is reserved by 
the Owner to reject any and all bids, and to waive any defect in any 
bid. : 


IN WITNESS WHEREOF, the bidder (a firm) by its owner(s) named below, 
hereunto set hand(s) and seal this day of 


TADE SE ee . 


NIN NANË e 4c eo ee 


e ee ee 


- ADDRESS: ee ee we ees 


e as a ae 
TELEPHONE: o ee Oy 


IN TESTIMONY WHEREOF, the bidder (a corporation) has caused this E 
proposal to be signed by its President and Secretary, and, affixed its 
corporate seal this _27 day of. NAY pase 7, 


TONCO CONSTRUCTION CO., INC. 


NAME OF CORPORATION 


py: [Homa M, 


PRESIDENT THOMAS M. FISHERING 








ADDRESS: 1lO0Z4 OAKLAND YT 
j EJ CINE SE GE ae u 
TELEPHONE: Y2Y- 12 BO 


ATTEST: 


DA og Mi 


td 


: NON-COLLUSION AFFIDAVIT 
The Bidder, by its Officers and 


agents or representatives present at the time of filing this bid, being 
duly sworn on their oaths, say that neither they nor any of them have 
in any way, directly or indirectly, entered into any arrangement or 
agreement with any other bidder, or with any public officer of such 
City of Fort Wayne, Indiana, whereby such affiant or affiants or either 
of them, has paid or is to pay to such other bidder or public officer 
any sum of money, or, has given or is to give such bidder or public 
officer anything of value whatever, or such affiant or affiants or 
either of them has not directly or indirectly, entered into any 
arrangement or agreement with any other bidder or bidders, which tends 
to or does lessen or destroy free competition in the lettering of the 
Contract sought for by the attached bids, that no inducement of any 
form or character other than that which appears upon the face of the 
bid will be suggested, offered, paid or delivered to any person, 
whomsoever to influence the acceptance of the said bid or awarding of 
the Contract, nor has this bidder any agreement or understanding of any 
kind whatsoever, with any person whomsoever to pay, deliver to, or 
share with any other person in any way or manner, any of the proceeds 
of the Contract sought by this bid. ; 





THOMAS M. FISHERIN 










Subscribed and sworn to before me by _THOMAS M. FISHERING 


this _27 day of SOA eee, 1987, // wey 
My Commission Expires: E, eee, 

DAVID M. NEWELL ËN 
SË Se Ss .NOTARY PUBLIC 


Resident of weil County, IN 





Subscribed and sworn to before me by 





this _ of oe ee 


— 





My Commission Expires: i eae 
ee eee 


NOTARY PUBLIC 
Resident of 





County, IN 


Subscribed and sworn to before me by 
this day of 49 a 


— 





My Commission Expires: e ere 


NOTARY PUBLIC 
Resident of County, IN 





CERTIFICATE IN LIEU OF FINANCIAL STATEMENT 





I, THOMAS M. FISHERING es 
EL | ene TOGO CONSTRUCTION CO, NE. 
Position Company 


HEREBY CERTIFY: 


1. That the Financial Statement of said Company, dated the PI day 
of LAN , 19 27 , now on file in the office of the 
Board of Public Works & Safety of the City of Fort Wayne, Indiana, 
which Financial Statement is by reference incorporated herein and 
made a part hereof, is a true and correct statement, and, 
accurately reflects the financial condition of said Company, as of 
the date hereof; and, 


2. That I am familiar with the books of said Company, showing its 
financial condition and am authorized to make this Certificate on 
its behalf. ; ; 





DATED- © TIJ 





Signature THOMAS M. FISHERING 
PRESIDENT 


Title 





SUBSCRIBED AND SWORN to before me, a Notary Public, in and for said 
County and State, this 273 day of Ay 19: -8723 


a 


QA na MM 


DAVID M. NEVVELL 
NOTARY PUBLIC 
Resident of tJ elli County, IN 
My Commission Expires: 


32 15 0 


MBE/WBE COMMITMENT FORM 
THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO THE MBE/WBE GOALS OF 
THE CITY FOR WORK DONE PURSUANT TO THIS CONTRACT: 


À. The undersigned firm certifies that it is an MBE/WBE 
Contractor (cross out inapplicable provision). 





For MBE specify percentage of minority ownership $. 


For WBE specify percentage of women ownership $. 





B. The undersigned certifies that they are a joint venture 
in which the following (MBE/WBE) firm 
(cross out inapplicable provision) is a joint venture 
partner. 





The MBE/WBE firm (cross out inapplicable provision), 
shall have % participation (employees) 
participation (costs) in this project. 


Specify the percentage of minority/women ownership in 
the MBE/WBE firm $. (Cross out inapplicable 
provision.) 


c. The undersigned commits _ 7 $% of the total bid price as 
a subcontract to minority business enterprise 
participation. The MBE firms, which are proposed as 
subcontractors, are the following: 


NAME OF FIRM — ADDRESS TYPE OF WORK 
; Metropol hae cATCH TAvin 
2. 
3. 
PD. . The undersigned commits .2Z $ of the total bid price as 


a subcontract to vomen business enterprise 
participation. The NBE firms, vhich are proposed as 
subcontractors are the folloving: 


NAME OF FIRM ADDRESS TYPE OF WORK 


LY7ATE Wide THekiy HAul ia ¢ 
Pa 


3. 


Contrac or [HES 


By. 


Its 


Complete (1) and (2) below if participation goals of 7% MBE 
and 2% WBE have not been met, 


1. 


THOMAS M. FISHERING 





My Company cannot meet the participation goals for the 


folloving reasons: 
gg E 

E a a E o S A E 

ee ee 


We have taken the following steps in an attempt to 
comply with these participation goals: 


Be Sie Ma Se eee a aS | Le te 
E age ee Een eng 
feos ee aN ae T e E E 
E te eRe aa ee ee ee eee 


(Attach additional sheëts as necessary.) 


Gasihudlicl 69, 


ING. 








Contractor 
I 


By 
f OERE 





ESIDENT 
pia Its 


"MINORITY/FEMALE HOURLY UTILIZATION" 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO MINORITY/FEMALE HOURLY 
UTILIZATION. : 


A. The undersigned firm certifies that it will employ and 
utilize minorities and females and/or will ensure that its 
subcontractors employ and utilize minorities and females, so that 
minorities and females will work at least !7% of the total hours 
worked on this project. 


B. Complete (1) and (2) belov if the hourly utilization figure 
set- forth in "A" is: Jess than 17%. 


5 My Company and its subcontractors cannot meet the 17% 
minimum hourly utilization figure for the following 
reasons: 


2x My Company has taken the following steps in an attempt 
to comply with the 17% hourly utilization figure: 


Meg Rae ig tae es A eS ee a ee ee 
RE a eR a RT BE rs SP 
pas ss gl GR SSE eg ESS > QD oa E E E Ea a A Gr 
E E 


(Atcach additional. sheets, if necessary.) : 


CONTRACTOR: [OMCO CONSTRUCTION CO., INC. 






Its: THOMAS M. FISHERING PRESIDENT 


roneo Colsikubiiit CO. ING. 


It is the policy of ae eae 
(Company) 


equal employment opportunity be afforded to all qualified persons. 
without regard to race, religion, color, sex, or national origin. A 


In support of this policy TGILO CONSTRUCTION 60., INC. will not 
(Company) 


discriminate against any employee or applicant for employment 
because of race, religion, color, sex, or national origin. 

CONS TRUCTIGN GO, NG. wi take affirmative action 

, (Company) 





to insure that applicants are employed and that employees are 
treated during employment without regard to their race, religion, 
color, sex, or national origin. Such action will include but 
not be limited to: 


RECRUITMENT, ADVERTISING OR SOLICITATION FOR EMPLOYMENT, 
HIRING, PLACEMENT, UPGRADING, TRANSFER OR DEMOTION, SELEC- 
TION FOR TRAINING INCLUDING APPRENTICESHIP, RATES OF PAY OR 
OTHER FORMS OF COMPENSATION, LAYOFFS OR TERMINATION. 


TOCO CONSTRUCTION 60., INC. 


(Name of C ny) 













(Signature of Company Official) 
THOMAS M. FISHERING 
See Ss Oy 
(Date) 


STREET BARRICADE MAINTENANCE INFORMATION 


Listed below are the names and telephone numbers of 
the persons responsible for the maintenance of the barricades 
necessary for the duration of this contract. 


NAME 


THOMAS M. FISHERING 
GARY JANEAR 











Resolution No. b&b- 09l- 87 


PI : 


TELEPHONE NUMBER 


RIT N 
FATE SAJ 





——— 








TOMCO CONSTRUCTION C0., INE. 


Contractor 


n 


pë i 














SSS IJE one 

Gi 
=? Continental 

Insurance. BID BOND 
Approved by The American Institute of Architects, 
A.1.A. Document No. A-310 (Feb. 1970 Edition) 

KNOW ALL MEN BY THESE PRESENTS, 

That uje TOMCO CONSTRUCTION COMPANY, INC. 
as Principal, hereinafter called the Principal, 
më THE CONTINENTAL INSURANCE COMPANY 
New York 

a corporation duly organized Cs the laws of the State of New Hampshire as sas? hereinafter called the Surety, are held 
and firmly bound unto City of Fort Wayne, Board of Public Works and’ Safety 








eos i 3 , as Obligee, hereinafter called the Obligee, 
E e, 2 Dollars 


($ ----------—----— ), for the payment of which sum well and truly to be made, the said Principal and the said Surety, bind our- 
selves, our heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these presents. 


WHEREAS, the Principal has submitted a bid for Res. 6091-87; Drexel Ave. 











NOW, THEREFORE, if the Obligee shall accept the bid of the Principal and the Principal shall enter into a contract with the Obligee 
in accordance with the terms of such bid, and give such bond or bonds as may be specified in the bidding or contract documents with 
good and sufficient surety for the faithful performance of such contract and for the prompt payment of labor and material furnished in the 
prosecution thereof, or in the event of the failure of the Principal to enter such contract and give such bond or bonds, if the Principal 
shall pay to the Obligee the difference not to exceed the penalty hereof between the amount specified in said bid and such larger amount 
for which the Obligee may in good faith contract with another party to perform the work covered by said bid, then this obligation shall be 
null and void, otherwise to remain in. full force and effect. 




















AO E E E S A E ee ON AI? E 


Sioned and sealed ties: -— 2 Cho miorre e eday ph ee eee A, 
(Seal) 
NS MIT 
= nI 
(Witness) 
YASTE, ZENT & RYE AGENCY, INC. THE CONTINENTAL INSURANCE COMPANY (Seal) 
/ (Surety) 
Cane las 4 SAL 
(Witness) mney; —Fact (Title) 
one 


r, 


$ 


K KO A hk hh kk at on A S 


BOND 4392C PRINTED IN U.S.A. 


S=8 75706709 


BILL NO. ; 
i es a 


REPORT OF THE COMMITTEE ON PUBLIC WORKS 


WE, YOUR COMMITTEE ON PUBLIC WORKS TO WHOM WAS 


REFERRED AN (ORDINANCE) RESOHUTPORS . approving the Contract 


for) ‘Res... 6091-37 = Drexel Avenue from Së Sanh to Alexander, NIP 
Bond Issue, Phase I, between Tomco Construction Company, Inc., 
and the City of Fort Wayne, Indiana, in connection with the Board 


of Public Works and Safety 


E 


HAVE HAD SAID (ORDINANCE), (RESOLUTION) UNDER CONSIDERATION AND BEG 


LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


(RESORTO 
ee Ee oe ree 


YES NO 


0 EEP 


ay alakit SAMUEL J. TALARICO 
CHAIRMAN ; 
JANET G. BRADBURY 
VICE CHAIRPERSON DO 


PAUL M. BURNS 
eee 





JAMES S. STIER 
—— —— 


ioe. ©. Za.2 CHARLES B. REDD 
Le Ep __ Sia ARE ea Oe es MOL 


6239-47 SANDRA E. KENNEDY 
CITY CLERK 





CONCURRED IN 


